Azusa Street/Hashimoto Plaza Improvement Budget Worksheet 
1st/Central Station Improvement Project 


Hashimoto Plaza 


Remove 2 trees and plant low shrubs with irrigation $10,000 


Plaza lighting upgrade, ex: festoon lighting $50,00 
1 Bigbelly trash receptacle $6,00 


ub Total $142,50 


Azusa Street 


Anti-graffiti coating on Wall $5,000 


Planter for vine with irrigation $120,00 
Sub Total $169,500 
[Grand Total | $312,000] 


